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Message Text 


UNCLASSIFIED 

PAGE 01 LUBUMB 00033 241406Z 
43 

ACTION FBO-OI 

INFO OCT-OI AF-05 ISO-00 /007 W 

074920 

R 230930Z JAN 74 
FM AMCONSUL LUBUMBASHI 
TO SECSTATE WASHDC 1436 
INFO AMEMBASSY KINSHASA 

UNCLAS LUBUMBASHI 0033 

FOR A/FBO - C. SWAN 

E.O. 11652: N/A 
TAGS: ABLD, CG 

SUBJECT: ELECTRICAL INSTALLATION 

1. CONTRACTOR ADVISES THAT OPTIMUM TIME FOR ELECTRICLA 
INSTALLATION BEGINS 4 EEBRUARY. 

2. DELAYS WILL RESULT IN ADDED CONSTRUCTION COSTS 
RESULTING EROM THE NECESSITY OF REPLASTERING 
WALLS AFTER EMPLACEMENT OF WIRES. 

3. PLEASE ADVISE SOONEST WHEN ADDITIONAL EUNDING 
AVAILABLE. 

JUNIOR 


UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 23 JAN 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974LUBUMB00033 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: LUBUMBASHl 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t1 97401 22/aaaaaugi. tel 

Line Count: 41 
Locator: TEXT ON-LINE 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: shawdg 
Review Comment: n/a 
Review Content Flags: 

Review Date: 03 OCT 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <03 OCT 2002 by rowelle0>; APPROVED <21 -Nov-2002 by shawdg> 

Review Markings: 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: ELECTRICAL INSTALLATION 
TAGS: ABLD, CG 
To: STATE 
Type: TE 
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